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2. AMENDMENT/MODIFICATION NO. 
M031 V 


3. EFFECTIVE OATE 
04/1&V2007 


4. REQUISITION/PURCHASE REO. NO. 


5, PROJECT NO. 0f «f 





COPE | LMAQM1S 



7. ADMINISTERED BY (If other than Hem $) C OD| l LMAQMlT" 

OFFICE OF ACQUISITION MANAGEMENT (A/LA l/AQM) 
1038 S PATRICK DRIVE, ATTN: INL AIRWING T 
PATRICK AF8.FL UNITED STATES 32925 



6. JSSUED BY 
OFFICE OF ACQUISITION MANAGEMENT (A/LM/AQM) 
PO BOX 91 15, ROSSLYN STATION, US DEPARTMENT OF STATE 
ARLINGTON. VA UNITEO STATES 22219 



Contact: Patrick Murphy 



Telephone: 321-783-9860x33163 



8. NAME AND ADDRESS OF CONTRACTOR (No,, street, county. State and Zip Code) 

DUNS No: 606461898 

DYNCORP INTERNATIONAL LLC 
6500 WEST FREEWAY, STE 600, 

FORT WORTH, TX UNITED STATES 761 1 6-21 87 

COPE 1 IFACHJTYCODE I NLA L 194^ 



(X) 



(X) 



9A. AMENDMENT 



OF {SOLICITATION NO. 

SB, dated (SE^n^Sjrnj 



10A MODIFICATION 0F CONTRACT/ORDER 
NO. SAGMPD05:11 



1 0B. DATED 

05^2005 



(S\t£mM1$) 



1 1 . THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOLICITATIONS 



| | The above numbered solicitation is amended asset forth in Hem 14, The hour and date specified for receipt of Offers |- | is extended, J | la not extended. 

Offers must acknowledge receipt at this amendment prior to the hour find dale specified In the sotidtallon or a* emended, by one of the folk* ing ntethods: 
(a) By completing Item* 8 and 15, and returning copies of the amendment: <b) By acknowledging receipt of this amendment on eac i copy of the offer 



submitted; or (c) By separata letter or telegram which includes a reference to the solicitation and amendment numbers. FAILURE OF YOUR ' 
TO BE RECEIVED AT THE PLACE DESIGNATED FOR THE RECEIPT OF OFFERS PRIOR TO THE HOUR AND DATE SPECIFIED MAY ff 
IN REJECTION OF YOUR OFFER. If by virtue of this amendment you desire to change an offer already submitted, such change may be madL 
letter, provided each telegram or letter makes reference to the solicitation and this amendment, end is received prtor to the opening rwur and f 




DWLEOGMENT 

r 

legramor 
•eeified. 


12. ACCOUNTING AND APPROPRIATION DATA (If required) $J 
See Line Item Data! 


.190.568.39 


13. THIS ITEM ONLY APPUES TO MODIFICATION OF CONTRACTS/ORDERS. 
IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 


-< 


CHECK ONE 

□ 


A. THIS CHANGE ORDER IS ISSUED PURSUANT TO: (Specify authority) THE CHANGES SET FORTH IN ITEM 14 ARE MADE JN 
THE CONTRACT OROER NO. IN ITEM 1QA. 




□ 


8. THE ABOVE NUMBERED CONTRACT/ORDER IS MODIFIED TO REFLECT THE ADMINISTRATIVE CHANGES (such w 
changes In paying office, appropriation date, etc.) SET FORTH IN ITEM 14. PURSUANT TO THE AUTHORITY OF AUTHORITY OF FAI 


t43v|03<b). 


□ 


C, THIS SUPPLEMENTAL AGREEMENT IS ENTERED INTO PURSUANT TO AUTHORITY OF: 






D. OTHER (Specify type ofmotMOcatton and authority) 
FAR 52.232-18 AvaflaMity of Funds 




E. IMPORTANT: Contractor | 1 Is not, f X | is required to sign this document and return V _ copies to the Issuing office. 




1 4. DESCRIPTION OF AMENDMENT/MODIFICATION (Organized by UCf section heatings, tndudfng sofdtefonfcontract subfe 

1 . This modification deflnttizes trie Afghanistan Aviation Support Services tor the Option Year One period of performance, 

2. This rectification increases option year one funding by $2,100,568.39 from $204,271 .209.1 1 to $206,371 ,777 50. 

3. AD other terms and conditions remain unchanged. 

RELEASED 
B4 

Except as predicted hsretn, iff tormt and conditions of the document rafsf»nc«d in tarn 9A or 10A, as heretofore changad, remain* unchanged and in fail fores and affect 


5f matter where feasible.) 

IN PART 


15A. NAME AND TITLE OF SIGNER (Type or print) 


16A, NAME AND TITLE OF CONTRACTING OFFJCER O] 
Benrta D. Williams * 


peo 


rpnht) 


15B. CONTRACTOR/OFFEROR 


15C. OATE SIGNED 


168, Unitedffctates 41 ArnenttA . m 




16C. DATE SIGNED 


(Signature of person authorized to sign) 


1 (Signature ofContradmo Officer) 
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PREVIOUS EDmON 

UNUSABLE 

UNITED STATES DEPARTMENT OF STATE 

REVIEW AUTHORITY: CHARLES E LAHIGUERA UNCLASSIFIED 
DATE/CASE H): 04 JUN 2010 200800762 
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tees' by GSA FAR (40 CFR) 
53 243 
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Line Item 
Summary 


Document Numbe . 

SAQMFD05C1 103-M03) 


Title 15 3 

Funding J 


1 1 

8A|}r07 


Page 

2 of 5 . 


See Line Item(s) 




Unettem . 

No - Description Quantity Unit Unit Price 


Total Cost 

(Include* Dwcoiirtfs) 



1001 



J002AA 



I003AC 



I004AB 



1005AA 



INUA Aviation Support Sendee 5 



Afghanistan Aviation Support Services 

Change in Description, Extended Description, Unit Price 



(Start to End* Date 
(11/01/2006 to 10/31/2007) 
Contractor Operated and Maintained Base Operations 
Change In Funding, Unit Price 



(Start to End) Date 
(11/01/2006 to 1081/2007) 

Funding Information: 

1 900 - 2006 - 2008 - 19 6811 540000 -INL- 01 10* - 
0110665006 - 2722 - 2589.01101304- - - 
USO298.036.00 

Unscheduled Maintenance I 
Change in Funding 



(Start to End) Date 
(11/01/2006 to 10/31/2007) 

Funding information: 

1900 - 2006 - 2008. 19 6811540000 -INL- 01 10- • 
01106E6005- 2740 -2569 -01 101409- - - 
USO957,621.00 

Scheduled Flight Hours 
Changs in Funding 



(Start to End) Date 
(1 1/01/2006 to 1O31/2007) 
Funding Information: 

1900- 2006-2008 -196811540000- INL -0110- - 
0110665007-2722-2589-01101304- - - 
US0457,646.11 

Contractor Operated and Maintained Base Operations 
Change in Funding 



(Start to End) Date 
(1 1/01/2006 to 10/31/2007) 



Funding Information: 

1900 - 2007 - 2009 - 10222 - INM - 2076 * 
-2589-019600- - - 
USD30Q,000.00 



•2076725002 - 2705 



1.00 



100 



IT 



LT 



too 



1.00 



1.00 



LT 



LT 



LT 



OPTION 
PERIOD 



UNCLASSIFIED 



UNCLASSIFIED 



Line Item 
Summary 


Document Numb* • 

SAQMPDO5C1103-M031 


Title 

Funding 




1 


5 3 


■ 1 1 
18 Apr 07 


Page ■ 

3of5 




See Line ltem(s) 






Line Rem 

No * Description 






Quantity 


Unit* 


Unit Price 


Total Cost 

| (Include* Discount) 
























1006AA 


Contractor Operated and Maintained Base Operations 
Change in Funding 




100 


LT 










1007AA 


(Start to End) Date 
(11/01/2006 to 10/31/2007) 

funding Information: 

1900 • 2007 • 2009 • 10222 • INM - 2076 - -2076725003-2705 

-2589-019600- - - 

US0200.000.00 

Contractor Operated and Maintained Base Operations 
Change in Funding 


1.00 


LT 










I007AB 


(Start to End) Date 

(11/01/2006 to 10731/2007) 

Funding Information: 

1900-2005-2007- 19115710220002- INL-0462- - 
0462503012-2722-4121- - - - 
USD999.926.50 

Scheduled Flighl Hours 
Change in Funding 




1.00 


LT 










1007AC 


(Start to End) Date 

(11/01/2006 to 10731/2007) 

Fundng information: 

1900-2005-2007- 19115710220002 - iNL -0462 - - 
0462503012-2722-4121- - - - 
USO77.349.00 

Unscheduled Maintenance Material 
Change in Funding 




100 


LT 










1013 


.(Start to End) Date 
(1 1/01/2006 to 10/31/2007) 

Funding Information: 

1900 - 2005 - 2007 -191 15710220002 -INL- 0462- - 
0462503012 - 2722 - 4121- - - - 
USOt, 21 7,350.00 

Defense Base Act Insurance 
Change in Funding 




1.00 


LT 












(Start to End) Date 

(1 1/01/2006 to 1 0731/2007) 

Funding Information: 

1900-2006-2008- 196811540000- INL-0110- - 
0110665003-2722-2589-01101304- - - 
USD-822,691.00 

1900- 2006- 2008 -19 681 1540000- INL -0110- - 
01 106E6013- 2740 -2589 -01101409- - - 
USD548.461.00 












ur } tun 
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UNCLASSIFIED 



UNCLASSIFIED 



See Line ltem(s) 


- "i ' ■ — 


Line Item 

No » Description 


Quantity Unit 


Unit Price 


Total Cost 

Ohdude* Discounts) 



Line Item 



Document Numb* 

SAQMPD05C1103-M031 



Title 

Funding 



18 



Aprj07 



Page 

4 of 5 



1014 



1016 



1017 



1020 



Third-Party Aviation Liability insurance 
Change in Funding 



(Start to end) Date 
(11/01/2006 to 10V31/2007) 

Funding Information: 

1900-2005- - 19 XII 540000 -1NL -0110- -0110566006- 

2730-2569-01101304- - - 

USO46,092.09 

1900-2005- - 19 X1 1540000 -1NL- 0110- -0110566008- 

2730-2669-01101313- - - 

USD77,858.91 

1900-2006-2008- 19 681 1540000 -ML- 0110- - 
01 106E6014- 2740-2589-01101409- - - 
USD247.901.00 

Colombia Eradication Scheduled Maintenance Material - Major 

Components 

Change in Funding 



(Start to End) Date 
(1W1/2006 to 10/31/2007) 

Funding Vrttemation: 

1900 - 2006 - 2006 - 19 661 1540000 - \NL - 01 10 - - 
011 06E601 5 - 2740 - 2569 - 01101409- - - 
USO900.837.00 

Plan Colombia Scheduled Maintenance Material - Major 

Components 

Change in Funding 



(Start to End) Gate 

(11/01/2006 to 10/31/2007) 

Funding Information: 

1900-2006-2008- 196811540000- INL -0110- - 
01 10665010 -2722 -2589 -01 101 304 ~ - - 
USD-1 ,847,447.00 

Pakistan Scheduled Maintenance Material - Major Components 
Change In Funding 



(Start to End) Date 
(11/01/2006 to 10/31/2007) 

Funding Information: 

1900 - 2005 - 2007- 191 15710220002- INI- 0462- - 
0462503012-2722-4121- - - - 



1.00 



1.00 



LT 



LT 



USD42,992.00 
INUA Aviation Support Services 



1.00 



1.00 



LT 



LT 



Previous Total: 

Modification Total: 

Grand Total: 
(todudtfc Oteoaunte & Taxs*) 



USD 
USD 
USD 



CATION j 
PERIOD | 



417,252,194.35 
2,190.568.39 
419,442,762,74 



UNCLASSIFIED 



UNCLASSIFIED 



Address Detail 



TWe 

Funding 



Document Num 

SAQMPDO5C1103-MO31 



Pair* 4 

So 5 



Shipping Addresses 



Code 


Detail 




0001 


Org: 


LOGISTICS/MAIKreNANCE/ADMMSTRATIVf 




Addr. 


1038 S.Patrick Dr. 






ATTN: INL AIRWING 






PATRICK AFB,FL UNITED STATES 32925 




Attn: 


No Contacts Identified 




Phone: 






F*x: 





ALL LINES 

Invoice Addresses 



Code 


Detail 




0001 


Org: 


OFC OF RESOURCE MGMT (INL/RM) 




Addr: 


2430 E Street, NW 






NAVY HILL SOUTH 






WASHINGTON, DC UNITED STATES 20520 




Attn: 


No Contacts Identified 




Phone: 






Fax: 





ALL LINES 



UNCLASSIFIED 



